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LOCKHEED AIRCRAFT CORPORATICW 


ENGINEERING STUDY 
CHANGE PROPOSAI 


□ 
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DATE 


26 MARGE 1962 


affects: 


wspo [3 


PROJECT Q 


NAME OF MAJOR COMPONENT 

P-3 PLATFOrai 


PART OR lOWEST SUBASSEMBLY 
CCMFRESSQR 


PART NO. & MODEL OR TYPE 
H-300-3 


TITLE OF PROPOSAI : 


RELOCATE COOLZBO AIR INIET • P-3 PLAIFCRM 


NATURE OF PROPOSAI: ' '/ 

1 . Replaoe the P-403 valve (P-3 cooling air inlet) vlth a ebort flanged 


2. Md a valve cm the H- 3 OO -3 ooBipreseor Installation. (See attached, sks^t^) . 


3/^ Prepeire and Issue a Service Bulletin and fabrlcate the neeesMi^ kits (I 7 ). 








REASON FOR PROPOSAI: ; wî. ! V ^ , 

1. , The F-h03 valve bas to be removed from the alrcraft to Install the 'B* 


configuration. The proposed short tube could be left In plane vltboub 
thls Interférence. 


2 . 


The nevr Inlet valve» vhlch Is i&ounted on the coo^essor rack» does not bave 
to be electrlcally dlsconnected before Installation. Thls vlU reduce the 
possiblUty of ailfunetlocûi due^to efaipnent eheuogM* 




The repair cost of the exlstlng actuator cm the F-h03 valve Is approxlsately 
twice the prlce of the proposed new valve. 


ES 


ESTIMATED COST AND TIME INVOLVED 
ADDITIONAL FUNDING REQUIRED 


See Page 2 
Hone (SP-19gg) 


CP 


ESTIMATED cost for KITS OR PARTS : 
ADDITIONAL FUNDING REQUIRED ; 


ITEMS AFFECTED BY PROPOSAI : 


SAFETY 

MISSION 

EFFEC- 

TIVENESS 

PERFORM- 

ANCE 

OPERATINO 

PROCEDURE 

INTER- 

CHANGE- 

ABIIITY 

WEIGHT OR 
WEIGHT 1. 
BAIANCE 

TOOLS 1. 
SUPPORT 
EQUIPMENT 

MAINTE- 

NANCE 

PROCEDURE 

SERVICE 

LIFE 

FIIOHT 

ARANUAl 

MAINTE- 

NANCE 

MAMUAl 

□ 

□ 

□ 

□ 

□ 

□ 

□ 

m 

□ 

□ 

m 


EST. MAN/HRS. REQ'D. TO ACCOMPLISH CHANGE IN FIELD 


SOURCE OF PARTS FOR KIT 
LAC 


AVAILABILITY I6 WEÊKS AFTER APPROVAL 


DISPOSITION OF SPARES AFFECTED See Page 2 
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